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Message Text 

UNCLASSIFIED 

PAGE 01 BANGUI 00653 200848Z 
ACTION OC-06 

INFO OCT-01 AF-10 ISO-OO CCO-OO FBOE-OO A-01 SY-05 
OCL-OO /023 W 

059336 200959Z/10 

R 200750Z MAR 78 
FM AMEMBASSY BANGUI 
TO SECSTATE WASHDC 9992 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY ACCRA 
AMEMBASSY KINSHASA 
AMEMBASSY MONROVIA 
AMEMBASSY NAIROBI 

UNCLAS BANGUI 0653 

STATE FOR OC/PE, AF/EX, A/SY/FO AND A/SY/NSU; ABIDJAN FOR OIC/TSO, 

ACCRA FOR RCO, MONROVIA FOR ATO, KINSHASA FOR RSO, NAIROBI FOR 
OIC/RTC, RCO AND RSS 

E.O.l 1652: N/A 

TAGS: AFAC, ABLD, ASEC 

SUB J : BANGUI NOB - CCC 

REF: STATE 47031 AND PREVIOUS 

1 . AJOINT INSPECTION OF THE CCC AREA IN NOB WAS CONDUCTED WITH 
POST OFFICIALS, CONTRACTOR, AND OIC NSU DISCUSSING THE ACCOM- 
PLISHMENT OF THE REMAINING WORK AS OUTLINED IN COMSPEC RAPIER'S 
INSPECTION/SURVEY REPORT DATED 2 DEC 77. CONTRACTOR HAS INDICATED 
THAT A CONCERTED EFFORT WILL BE MADE IN THE CCC AREA ONCE WORK 
COMMENCES. CONTRACTOR PORTION ESTIMATED TO LAST APPROXIMATELY 
THREE WEEKS. IN ADDITION, EXTRA LIGHTING AND ADDITIONAL ELECTRICAL 
OUTLETS WERE RECOMMENDED BY THE SURVEY REPORT AND SUBSEQUENTLY 
APPROVED REFTEL. 

2. SINCE OC/PE HAS PROVIDED ALL MATERIAL INSTALLED IN CCC, 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BANGUI 00653 200848Z 

REQUEST OC/PE PURCHASE EIGHT ADDITIONAL LIGHTING FIXTURES IDENTICAL 
TO ITEMS PREVIOUSLY PURCHASED. SUFFICIENT PLASTIC COVERS FOR 
FIXTURES ARE ON HAND. FOUR ADDITIONAL 220 VOLT OUTLETS ARE 
ALSO REQUIRED. 

3. SINCE NOB IS NEARING COMPLETION AND IN VIEW OF LONG SHIPMENT 
TIMES, REQUEST MATERIAL BE HAND-CARRIED BY SEABEES SCHEDULED 
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TO COMPLETE PROJECT.SMITH 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 20 mar 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978BANGUI00653 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7801 22-0359 
Format: TEL 
From: BANGUI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780349/aaaabpfd.tel 

Line Count: 63 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 0e5af2c3-c288-dd11-92da-001cc4696bcc 
Office: ACTION OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 78 STATE 47031 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 08 mar 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3273877 
Secure: OPEN 
Status: NATIVE 
Subject: BANGUI NOB - CCC 
TAGS: AFAC, ABLD, ASEC 
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Type: TE 
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